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Message Text 

UNCLASSIFIED 

PAGE 01 BANGUI 00932 091335Z 
ACTION OC-06 

INFO OCT-OI AF-IO ISO-00 CCO-00 SY-05 OCL-00 /022 W 

0920 1 3Z 095170/64 

R09I150ZMAY 77 
FM AMEMBASSY BANGUI 
TO SECSTATE WASHDC 8640 
INFO AMEMBASSY ABIDJAN 
AMEMBASSY ACCRA 
AMEMBASSY LAGOS 
AMEMBASSY MONROVIA 

UNCLAS BANGUI 0932 

STATE FOR OC/PE; AF/EX, A/SY/NSU; ABIDJAN EOR TSO; ACCRA EOR 
RCO; LAGOS EOR RSO; MONROVIA FOR ATO 

EO 1 1652: N/A 

TAGS: ACOM AFSP ASEC NSU 
SUBJ: EARTH GROUND NOB AND CCC 

1 . IN PRELIMINARY MEETING WITH CONTR WHO WILL INSTALL EARTH 
GROUND THE FOLLOWING WAS BROUGHT OUT. 

A. THERE IS NO TILE PIPE AVAILABLE IN CAE. 

B. TO GET THE RESISTANCE DOWN TO THE REQD TEN (10) OHMS OR 
LESS THE SOIL WILL HAVE TO BE CHEMICALLY TREATED. 

C. THERE IS NO MAGNESIUM SULFATE AVAILABLE IN THE CAE. CONTR. 

RECOMMENDS USING COOPER SULEATE, WHICH IS AVAILABLE LOCALLY. 

2. REQUEST OC/PE ADVISE WHAT CAN BE SUBSTITUTED FOR THE TILE PIPE 
AND IE COPPER SULFATE IS A PERMISSABLE SUBSTITUTE. CONTR STATES 
THAT BY USING COPPER SULFATE RESISTANCE CAN BE LOWERED TO ONE TO 
FOUR OHMS. 

3. NEW SUBJECT. ON DRAWING AA-499 SHT. 2 (ELECTRICAL LAYOUT) 

RM 4 IS NOT SHOWN. LOCAL PLANS SHOW A/C UNIT IN RM 4. ALSO ASSUME 
THERE WILL HAVE TO BE SOME LIGHTING AND ELECTRICAL. WHO WILL 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 BANGUI 00932 091335Z 

ACCOMPLISH THIS WORK AND HOW IS IT TO BE DONE. 

4. ACCORDING TO OC SPECS "VAULT CONST" FLOOR OF CCC IS TO BE 
VINYL TILED. IS TILE TO BE PROCURED LOCALLY AND WHO IS TO INSTALL 
IT. UNDERSTAND THAT TILE AND MASTIC HERE IS EXPENSIVE. 

5. OC PLEASE ADVISE.SMITH 
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